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1. Legation 
The, pevsr plant is on the eastern border of ATM (27027°E/ 
p\e s3018 N), "stenian SSR, about 600 feet southwest of the 
MAHOIM-LOKHVI railroad line. . 


2. Plant Instal jations 


The power plant area is an old shale oil-slate mine. The 
co ‘uction of the buildings for the haulage system was 
stepped in 1947 and a power plant was to be established there» 
for the boilers of the power plant were to be fueled with the 
oil slate still produced in the area. In August 1947, the 
eonerete foundations for the haulage system were being cast; 
‘he boilerhouse, except for the truss roof, was completed as 
pare structure and the administration building was under con- 
strustion. The boilerhouse was completed in February 1948 
aed the pumping station by the end of 1948. Upon completion 
of the power plant. building in February 1949 the concreting 
ef the generators’ foundations started, one of them being 
fintshed in April 1949. Two generators of US make arrived 

he Spring of 1949. At that time the filter plant was 
completed and the walls of an instruction building for 
miners wéTe being raised up to the fourth floor. A railroad 
srur track Was available. for plant layout see Annex. 


3. Werk Force 


Three humired Soviets (50 percent women) and 100 Ps for 
eonstruction work. Rene Eg oe 
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The ATME Pewer Plant was preyiously reported. This repértG 


* het : 
e ¢ S: ~ on) ees 
4 f § Smee e pat betel eS age Se = ae ee 
ig ~ 4 
os 4 = , : 
: . : ron Tene rane te 
1 « a e a 
rT ——e mods: ‘ ae 


ee ee 


er 


45728) 


“the attached aketch agree with the previously trans- 
mitted sketch. Further information is required to 


determine the pin-point location and the actual lay- 
cut of the plant. 


. 1 Annex: .ATME Power Plant 
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4,650 FT 


Legend: not to scale 


1. Comerete turbine house, 150x300x660 feet, 115-foot basement. 

2, Annex building : 

3, Filter plant, *yo0x118x150 feet 

le Pupping station, not yet equipped 

S, Sdecatled boilerhouse, 200x300 feet, not yet equipped. 

&, Séhool for miners, 200x300 feet, under construction 

q Pit head frame, schadiled to be reconstructed 

&, Pi jigad there, ‘Steel structure, 200 feet 
. Building, feet, of unkaow utilization, equipment dismantled, 

intentied’ to be newly equipped 

10. Haulage instalfation, 150x200x200 feet, unequipped 

ll. Vacant brick building, 80x100x300 feet, utilization unknown 


12. Unknown * 
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